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DPD, 762-59 
13 duly 1999 
General Precision laboratory, Ino. 
63 Bedford Road 
Pleasantville, Rew York 
Subjects Settlement of Contreet No. HF~2249 
Gentlemens 
The target price for Contract Ho. RF~2249 was $208,379.17 


and your proposdd final price was $206,720.91. 


An audit ios teen performed in accordance with the terms of 
the contract. Based upon performance and awit findings our offer . 
fer the final price is $153,521.00, This asttlenent offer does not 
include the alicestad toole and teat equipment costa in the amount 
of a de aaa 


It is unlersteed thet tooling and teat equipment costs have 
been amertised over 106 unite purchased by seven customers. Sone 
of these customers were sommercial companies, In view of the 
various customers it is suggested that you make a reagonable offer 
and retain title for these tools and test equipment. If your offer 
in eonnidered reasonable our esttlement figure would be increased 
te allow for the difference between the cost and your offer. 


west red # { fenuay Jat te x3 PUY ship- 


the description of tte 3(a). ert Tas 


The reaaining Jeverment Furnished Property hae been transferred 
ami 4s accountable for weier Contract Mo. TH-1461, This wae covered 
ty Depot Shipping Botice, File No, 5307 dated 3 June 1959. 


Inthe event you feel s mecting is required to effect = settle: 
ment please advise amd we will make the neceseary ria omaremaitd £47 


vieit you. recess 2, orenas > alias ie 
Ez : aE aed ee 
Very truly yours, 8 
Fontractor's Proposed 5x1 , ae ee oe es 
Costs. $180,916 : — 
Less tooling & test ee _fboove 
equipment mmerestted le Contracting Officer. — 
Less Auditor's ques- 175,152 D5X1A . oo 
tioned costs ; : erga é i 
Accepted costs 142,149 7 We. 
Profit (8%) _1,372 Sel ceees STORES. ORY GIA 


Offer EME 53,5 c PD-4083— 
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